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BILL NO. S-75-08-^^ 


SPECIAL ORDINANCE NO. 


s- 


AN ORDINANCE approving contracts with JOHN DEHNER, 
INC. , for repair of several catch basins 


BE IT ORDAINED BY THE COMMON COUNCILOF THE CITY OF FORT 


WAYNE, INDIANA: 

SECTION 1. That the contracts dated August 1, 1975, between the 

City of Fort Wayne, by and through its Mayor and the Board of Public Works 

and JOHN DEHNER, INC., for: 

Purchase Order 6981 

Emergency work at Fairfield & Superior 

St., Labor, Equipment and Materials $ 4,130.12 

Purchase Order 6982 

Emergency sewer repair at 500 Home 

Ave., Labor, equipment and materials $ 2,905.89 

$7,036.01 

all as more particularly set forth on said CITY UTILITIES PURCHASE ORDERS, 
which are by reference incorporated herein, made a part hereof and are hereby 
in all things ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and effect from 


> 


and after its passage and approval by the Mayor. 

^ "T^oTrnc ilm an 


■ ■t. 


APPROVED AS TO FORM 

AND ilGAMTw 












■■■Read the first time in full and on motion by , seconded by 

, and duly adopted.’ read the second time by title and referred 


to the Committee on 


( and theJ Cltv-PT a n 


Commj-ssdsn. for-r-ecorimendaLion) andTubrif Hearino to os heic’-after. due legal notice, 

at tho Counci^-€hambm, Li ty-lounty Building, foW Wayne, _, 

ine .— - -day"'"of ” » 197 


-day of' 

■ if 


Date: 







Read the third time in full and on motion by_ 
seconded by ^ , and duly adopted, placed on its passage. 


Passed by the following vote: 

AYES 


BURNS 

HINGA 

KRAUS 

MOSES 

NUCKOLS 

SCHMIDT, D. 

SCHMIDT, V. 

STIER 
TALARICO 
•■v.’ DATE:■■ 


rat 


o 


TO-WIT 


t/ 






CnTCLERK^ ' 


, ' .Passed!.pd adopted by the Common Council of the City of Fort Wayne, Indiana, 
as Iza f i' i i M Kdp). (G^ T^t)~tAn-?rexytrh3n) (Special) (App^mrttorr) Ordinance 

(Rgso-lbtfon No 


. 2 -/ 7 ^ 7 $ 


on the 


d ay 

ATTEST: (SEAL) 

__ _ _ __ ■> c 

■ cTtVHerk 

Presented by, ,;ns to the Mayor of the City of Fort Wayne 
, 197 » at the hour 






day -f . 


■Approved and’signed by me this 
at tie hour of £l o'clock 














































































Bill No. 


S-75-08-50 


report of the COMMITTEE. ON CITY UTIL-11 IES _ 

ommiitee on Cit.y Utilities _ to whom was referred an Ordinance 

approving contracts with JOHN DEHNER, INC , for repair of several _ 

"catclTMstrTs 


have had said Ordinance under consideration and beg lea™*) report back to^the^Common 

SL* 

Council that said Ordinance . 


Paul M. Burns - Chairman 

Donald J. Schmidt - Vice-Chairman 


LSl 

Winfield C. Moses, Jr. 


\j (c r 


William T. Hinga 




Eugene Kraus, Jr. 


f" l J < \Asd-sCisO ( , . 

- 


®hV, 


, CONCURRED IN 

XHARLES W. WESTERMAN, CITY CLERK 
































































Memorandum 

y D Dr. Jerry Boswell, Board of Works _p a *, August 5, 1975 

From M ort Mendel, Gen. Supt,, Operations, City Utilities __ 

g u { 5 j sct Purchase Orders — Emergency Repairs, W. P. C. Utility_ 


COPIES TO: 


P. Boiler | Attached are Purchase Orders 

J. Moran 


1. Mann 

# 6981 

- J. Dehner, Inc, 

P.O, File 



Purchasing 

1 



# 6982 

- J. Dehner, Inc, 


as follows: 

$14,130.12 - Emergency repairs, Fairfield 
& Superior St. 

$2,905.89 - Emergency repairs, 500 Home 
Avenue 


These Purchase Orders are "Confirming" due to the fact that both 
jobs involved emergency repairs to sewer catch-basins (old brick 
variety) which caved in, causing hazardous right-of-way conditions 
requiring immediate repair. Equipment necessary to complete these 
repairs was not available in the Water Pollution Control Maintenance 
Department, and a contractor had to be called who could provide quick 
reaction, competent repairs, and who had materials on. hand (i.e. pre¬ 
cast man-hole, etc). 


These are being forwarded for your review, approval, and processing 
through appropriate procedures, as you see fit. 



- ^ / jr- / i 

Z/'+hC 















ORIGINAL 


©ow ®tF [FooffiTT toote 

€3TY UTILITIES 

DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE , INDIANA 46802 


L 


John Dehner, Inc. 
1206-12 Clark S+. 
Ft. Wayne, Indiana 



PURCHASE ORDER NO. 


8881* 


Tnis number must appear on eac 
age, packing slip, invoice, bill or 
express receipt and corresponden 

date _Au,g_.—L,— 19 7 5 - 


SHIP TO ■ 


CosJl <$& ?!*«&■ 

^ i A iw . V. r \u«, StSc. 

MAIL ALL INVOICES TO - 


WPC Maint. 

445 E. WaI lace St. 
Ft. Wayne, Indiana 


CITY UTILITIES 
GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT WAYNE, INDIANA 46802 
INVOICE IN DUPLICATE, INCLUDING 
CERTIFICATION AS REQUIRED BY 
INDIANA STATE BOARD OF ACCOUNTS 


Emergency-' work at Fairfield & Superior "St 
Labor, equipment & materials 


Ne t- 


Corvf ? rmi ng 


JK/le #358 


Uh St. 


Account^ & 


^.6802 

;icWng 


$\\P 



























©OW ©IF [F®QBT WEN 03 

CITY UTILITIES 

DEPARTMENT OF PURCHASES 
ROOM 950 CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN SJREET 
FORT WAYNE , INDIANA 46802 


r 


L 


John Dehner, Inc. 
1206-12 Clark St. 
Ft. Wayne, Indiana 


2/s- 



Coa&<Zc9'71*JL 


J 


SHIP TO ■ 


WPC Maint. 

445 E. Wallace St. 
Ft. Wayne, Indiana 


MAIL ALL INMOfCES TO ■ 

CITY UTILITIES 
GENERAL ACCOUNTING 
4th FLOOR CITY-COUNTY BUILDING 
NUMBER ONE EAST MAIN STREET 
FORT WAYNE , INDIANA 46802 
INVOICE IN DUPLICATE, INCLUDING 
CERTIFICATION AS REQUIRED BY 
INDIANA STATE BOARD OF ACCOUNTS 


Emergency sewer repair at 500 Home Ave. 
Labor, equipment, & Materials 


Net- 


Con f irming 


JK/le #360 


ATTENT 

tnunices to 


4 i E. Mai 
FcTt Wayne, 'n< 
Show P- O. Numbei 
and invoice. 


10 N 


r 0101 


_neral Ac 
bounty ” 

Kbiana 461 
on PacKl’ 


counting 

1 g- 


,302 


,ng Slip; 


NOTE: TERMS OF PAYMENT MUST BE SHOWN ON FACE OF INVOICE. OTHERWISE A2% CASH OUNT WILL %£*+*¥£ 


SUBJECT TO CONDITIONS ON REVERSE S 


























DIGEST SHEET 


TITLE OF ORDINANCE Special Ordinance _ 

DEPARTMENT REQUESTING ORDINANCE Board of Public Works 

SYNOPSIS OF ORDINANCE Due to collapse of two sewer catch basins, (1) Fairfield > 
and Superior, ( 2) 500 Home Avenue, it was deemed necessary to employ John Dehner, Inc. 

to make repairs on emergency basis. 

Purchase Orders were issued as follows: 

#6981_Fairfield and Superior $4,130.12 

,#6982_500 Home Avenue$2,905.89 


A 




EFFECT OF PASSAGE Approval of emergency repairs. 


EFFECT OF NON-PASSAGE Inability to pay contractor for work performed. 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) $4,130.12 and $2,905, 
respectively. 




ASSIGNED TO COMMITTEE 





























